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Message Text 


UNCLASSIFIED 

PAGE 01 BERN 01332 27I245Z 

45 

ACTION TRSE-00 

INFO OCT-OI EUR-I2 EA-IO ISO-00 AID-05 COME-00 EB-07 

CIAE-00 INR-07 NSAE-00 /042W 

003583 

R2711I9ZMAR 75 
FM AMEMBASSY BERN 
TO AMEMBASSY MANILA 
INFO SECSTATE WASHDC 0000 
AMEMBASSY BANGKOK 
AMEMBASSY VIENTIANE 

UNCLAS BERN 1332 

E.O.II652:N/A 

TAGS: EAID, EFIN, BEXP 

SUBJ: NAM NGUM II PROCUREMENT 

REE: STATE 61046 MANILA 3684 

FOLLOWING MESSAGE RECEIVED FROM MOTOR COLUMBUS. QUOTE. 
WE CONEIRM BID CLOSING DATES AS EOLLOWS: 

CONTRACT NO 5, ELECTRICAL EQUIPMENT, MAY 2, 1975, 1000 HRS 
VIENTIANE LOCAL TIME; 

CONTRACT NO. 6, CIVIL CONSTRUCTION, APRIL 28, 1000 HRS 
VIENTIANE LOCAL TIME. 

PLEASE NOTE THAT BID DOCUMENTS WERE ISSUED LATER THAN 
ENVISAGED WHEN PRELIMINARY TENDER NOTICE WAS DISTRIBUTED. 
DATE MENTIONED IN ASIAN DEVELOPMENT BANK SEMI-ANNUAL 
REPORT FOR CONTRACT NO. 6 IS INCORRECT. UNQUOTE. 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: PROCUREMENT, PROPOSALS (BID) 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 27 MAR 1975 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975BERN01332 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7501 07-0353 
From: BERN 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: linki 975/newtext/t1 975031 1/aaaaajms.tel 

Line Count: 46 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION TRSE 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 75 STATE 61046, 75 MANILA 3684 
Review Action: RELEASED, APPROVED 
Review Authority: buchantO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 19 JUN 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <19 JUN 2003 by RuthemTJ>; APPROVED <26 FEB 2004 by buchant0> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
05 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: NAM NGUM II PROCUREMENT 
TAGS: EAID, EFIN, BEXP 
To: TRSY MANILA 
Type: TE 
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